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ATTACHMENT B 


uke ory ARCHEERCE si inne 


ee ar ne meee ae sae 


R SERVICHS 


the Contractor shall furnish for the construction project the archi- 
tect-envineer services described in TitLes i, If, LTE and IV below. 
He snail, within the shortest ressonable time and not Later than 

= ee Gopobete plans and specifications ready 


Provide the necessary eerie engineer ae and architecturel studies 

of proposed sites, furnished by the DCI; prepare reports, includin 

estinates ao cos ales on te most pee sites and recommend a final 
= ot. 


sist in securing anproval of the final site selec- 
tlon from + she N. C.P.C., NeR.P.C, and other egencies as required. 


Tito LE 
Provide the necessary topographical and other field surveys, test bor- 
ings, and other subsurface investigations; prepare preliminary ere 
sketches, Layout plans end outline specifications; and prepare reports 


including Sioa of cost of the proposed project and of all struc= 
tures, utilities and appurtenances thereto. 


TTT TET 


Provide conplete design of the work including preparation of ell 


required preliminary and final working drawings, specifications, estin- 
ates and conbract documents; assist in securing, analyzing and evalustinsg 


bids or proposals for construction; check shop drawings; end consult 
witna the Centrel Intelligence Agency on all cuestions arising in 
connection with the services performed by the architect-ensineer. 


CITLE TV 


Provide complete architect-engineer suvervision and inspection of 
construction under the direction of a responsible representative of 
the erchitect-engineer. Furnish record drawings to show construction 
as actualiy accomplished. 
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